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~  Nore.—It is to be understood that this instrument does not give any property rights either in real estate or mate- 
rial, or any exclusive privileges; and that it does not authorize any injury to private property or invasion of private 
rights, or any infringement of Federal, State, or local laws or regulations, nor does it obviate the necessity of obtaining 
State assent to the work authorized. (See Cummings v. Chicago, 188 US., 410.) 


| | PERMIT - | 
NANOP-E _ Corps of Engineers. 
; New York District,” 

26 Pederal Plaza, New York,. _N:¥.4919907 

26 Nese 

American Export Industries,’Inc.  ~ ROSENSTOCK/ip/O185 
26 Broadway, .. ; 
‘New York,’ N.Y. 10004 


Gentlemens, 

_ Referring | to written Eequest: dated 27 Oster eh leas ed 
I have to inform you iat. upon the Pectemeciakion of the Chief of Engineers, 
and under the provisions of Section 10 of the Act of Congress approved March 3, 
1899 (30 Stat. 1151; 33 U.S.C. 403), entitled "An act making appropriations 
for the construction, repair, and ‘preservation of certain public works on 


rivers and harbors, and for other purposes," you are hereby authorized by the 


Secretary of the Army. 


tg Sredge to a depth of thirty-five (35) feet below mean low water; 


with the dredged materf#1°tS * BoP aSBSETES aon the upland and suitably. 


retained thereon to prevent its return into the waterway or ‘dumped | 


at an approved Government dumpi round under. a rmit to be. obtained 
from the" Supervisor of New York Balbo bor, ~~ = =. =e -~esr ee ww 


} (Cilere to be named the river, harbor, or waterway concerned.) : ' 


_ Shooters Island, Union and Hudson eouatiaeys: New Jersey, and 


ae to be named the nearest 5 prog locality—preferably a town or city—and the distance in miles and tenths from some definite point in 
e, stating whether above or below or giving direction by points of compass.) 


Richmond County, “New York, = S| * 6S SS 28S Se See 


in accordance with the plans shown on the drawing attached hereto&nd marked: 
, (Or drawings; give file number or other definite identification marks.) 
1507-24 (Newark aaa ct shine elect A Inc. "=*Dreaging @ 


subject to the following sonaieiens: 
Peottea 
2C May L910 

Lom, 


ays 


Bolo 


(a) That the work shall be subject to the supervision and approval of the District Engineer; Corps of Engineers, 
in charge of the locality, who may temporarily suspend the work at any time, if in his judgment the interests of navi- 


_ gation so require. 


(bo) That any material dredged in the prosecution of the work herein authorized shall be removed evenly and no 
large refuse piles, ridges across the bed of the waterway, or deep holes that may have a tendency to cause injury to 
navigable channels or to the banks of the waterway shall be left. If any pipe, wire, or cable hereby authorized is laid 
in a trench, the formation of permanent ridges across the bed of the waterway shall be avoided and the back filling 
shall be so done as not to increase the cost of future dredging for navigation. Any material to be deposited or 
dumped under this authorization, either in the waterway or on shore above high-water mark, shall be deposited or 
dumped at the locality shown on the drawing hereto attached, and, if so prescribed thereon, within or behind a good 
and substantial bulkhead or bulkheads, such as will prevent escape of the material in the waterway. If the mate- 
rial is to be deposited in the harbor of New York, or in its adjacent or tributary waters, or in Long Island Sound, a 
permit therefor must be previously obtained from the Supervisor of New York Harbor, New York City. 


(c) That there shall be no unreasonable interference with navigation by the work herein. authorized. 

(a) That if inspections or any other operations by the United States are necessary in the interest of navigation, 
all-expenses connected therewith shall be borne by the permittee. 

(e) That no attempt shall be made by the permittee or the owner to forbid the full and free use by the public of 
all navigable waters at or adjacent to the work or structure. : 

(f) That if future operations by the United States require an alteration in the position of the structure or work 
herein authorized, or if, in the opinion of the Secretary of the Army, it shall cause unreasonable obstruction to the free 
navigation of said water, the owner will be required upon due notice from the Secretary of the Army, to remove or 
alter the structural work or obstructions caused thereby without expense to the United States, so as to render naviga- 
tion reasonably free, easy, and unobstructed; and if, upon the expiration or revocation of this permit, the structure, 
fill, excavation, or other modification of the watercourse hereby authorized shall not be completed, the owners shall, 
without expense to the United States, and to such extent and in such time and manner as the Secretary of the Army 
may require, remove all or any portion of the uncompleted structure or fill and restore to its former condition the navi- 
gable capacity of the watercourse. No claim shall be made against the United States on account of any such removal 
or alteration. 

(g) That the United States shall in no case be liable for any damage or injury to the structure or work herein 
authorized which may be caused by or result from future operations undertaken by the Government for the conserva- 


tion or improvement of navigation, or for other purposes, and no claim or right to compensation shall accrue from 


any such damage. ' 

(h) That if the display of lights and signals on any work hereby authorized is not otherwise provided for by law, 
such lights and signals as may be prescribed by the U.S. Coast Guard, shall be installed and maintained by and at the 
expense of the owner. . 


(i) That the permittee shall notify the said district engineer at what time the work will be commenced, and as: 
far in advance of the time of commencement as the said district engineer may specify, and shall also notify him | 


promptly, in writing, of the commencement of work, suspension of work, if for a period of more than one week, 
resumption of work, and its completion. 


(j) That if the structure or work herein authorized is not completed on or before -.._- the. 31lst.___........ day . 
of -....- Dee Y----------- , 19....pgthis permit, if not previously revoked or specifically extended, shall cease and 
be null and void. 


cond 


the State Water pollution control agency hav 
prevent water po 


a tions 
k) Phat the permittee shall comply promptly with any regula ‘ 
ie. or instructions affecting the work hereby authorized if ye 
when issued by the Federal water Pollution Control Administration and/or 


ct or preseribed by the Federal Water Pollution Control Administra 


ing jurisdiction to abate or 
llution. Such regulations, conditions, or instructions in 


tion 


effe 
or State agency are hereby made a condition of this permit. 
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Colonel, Corps of Enginee 
District Engineer 
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. i a ‘ (Form of Permit) ~ - . FORM"C” 
: STATE OF NEW JERSEY —— . 
DEPARTMENT OF CONSERVATION AND ECONOMIC DEVELOPMENT 


JOS. P. CATERA, on behalf ofDIVISION OF RESOURCE DEVELOPMENT 
AMERICAN EXPORT INDUSTRIES, INC. BUREAU OF NAVIGATION 


26 Broadwa 


P.O. BOX 1889 


New York, N. J. 10004 TRENTON, N.J. 08625 - January 11, 1968 


SIR — The Department of Conservation and Ecdnomic Development, Division of Resource Development, Bureau of Navigation 
acting under Title 12, Chapter 5, Section 12:69 Bf By Statutes of New Jersey hereby grants permit to carry out work 
in accordance with your application dated, ...........m@& es teet ae OP A szecacsavccastesesiosnsicevas andin accordance with plans and specifications 
accompanying same. This permit is subject to the conditions and stipulations hereinafter written which are definitely agreed to by 


the permittee upon his acceptance of this permit. F ; ; Some S 

The application in general contemplates the following work: Dredging in Newark _Bay at Shooter's 
Island in Union and Hudson Counties, New Jersey and Richmond County, New York. 

The plan provides for the dredging of an irregular shaped area approxi- 
mately 4.000 feet long and 1400 feet wide encompassing Shooter's Island and 
adjacent flats, on the New Jersey side of the boundary line between New York 
and New Jersey; to a depth of 35 feet below mean low water. The dredged 
material, if suitable, will be deposited on applicant's property in Staten _ 
Island, Richmond County, New York... The unsuitable material willbe ‘dumped at 
an approved Government dumping ground at sea under a permit to be obtained 
from the Supervisor of New York Harbor. As shown on a plan dated October 27, 
1967, revised December 19, 1967 submitted by Joseph A. Peraino, Licensed 
Engineer and filed with the Dept. of Cons. & Econ. Dev., Div. of Res. Deve; 
December 28, 1967¢ - 

This permit is issued subject to the approval of the Dept. of the Amy. 


I, Peter J. Gannon , do hereby certify 
that this is a true and correct copy of 

permit issued by the Dept. of Conservation 
and Economic Development, Div. of Resource 
Developmen 


Soceeanemeenenenl 


Peter J. Gannon, Chie 


The granting of this permit shall not be construed to in any way affect the title.or ownership ‘of property, and shall not make 
the Department of Conservation and Economic Development, Division of: Resource Development or the State a party in any suit 
or question of ownership of property. a KE indie 

The granting of this permit shall not affect any title the State or any municipality or-county has or may have in’ any lands or 
property. . . : : ; : 

The granting of this permit shall not relieve the permittee from the necessity of his observing any and all laws and ordinances. 

The granting of this permit shall in no way make the Department of Conservation and Economic Development-or the State re- 
sponsible for the sufficiency or correctness of the design of any structure or structures. The Department of Conservation and Eco- 
nomic Development.or the State shall in no way be responsible or become a party to any action for loss of life or property, or 
for damage to persons or property which may occur by the carrying out of the work covered by this permit. 

The permittee shall notify the Chief of the Bureau of Navigation three days before the actual work under this permit is con- 
templated to be begun. : : : : 

The permittee shall allow the Department of Conservation and Economic Development, Division of Resource Development or 
its authorized representatives, free access to all parts of the work at all times and shall provide free of charge all necessary facili- 
ties for inspection. : . 

No change in plans or specifications shall be made except with the written.permission of the Department of Conservation and 
Economic Development. : 


A copy of this permit shall be kept at the work and shall be exhibited upon request. 


ance of permit herewith enclosed. 
at This permit shall be in force for one year from its date, unless revoked, and no longer. 
' Application for renewal shall be made on form of application for permit. 


incncerecer «1A AA ato tereveenece naccesencasewt coteves ed 


a te 2 oes 
| (SEAL) © Peter J. Gannon 


fou 


Approximately 3,000,000 cubic yards to be \A fo NEWARK BAY 
dredged of which a portion will. be deposited : 
on Lands Owned by AMERICAN EXPORT 
INDUSTRIES INC.and the remainder disposed 
at.sea. 
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DISPOSAL AREA 


See = SRESe ———— oo t—_ 
Proposed Dredging. | 
I... NEWARK BAY 0. 5. 
at:. SHOOTERS ISLAND |... 
ho! S : NEW YORK & NEW JERSEY 
eee 5 one Fe tate: NEW YORK & NEW JERSEY __. 
See ———————————————————————eeee . = - 
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AMERICAN, EXPORT INDUSTRIES INC. |. 
Balt epee ey 


-| DISPOSITION FORM 


For use of this form, see AR 340-15; the proponent agency is The Adjutant General's Oftice. 
REFERENCE OR OFFICE SYMBOL pp 
Bay at Shooters Island, Union and Hudson 


NANOP-E ' | Counties, New Jersey, and Richmond County, N.Y. 
THRU: CH, OP DIV 


F 
DISTRICT ENGINEER PERMITS BRANCH 


ROSENSTOCK/ip/O185 


1. By letter dated 27 October 1967, American Export Industries, 
Inc., 26 Broadway, New York, N.Y. 10004, made application for a 
Department of the Army permit to dredge in Newark Bay at Shooters 
Island, Union and Hudson Counties, New Jersey, and Richmond County, 
New York. The applicant proposes to dredge an irregular-shaped 

area approximately 4,000 feet long and 1,400 feet wide, encompassing 
Shooters Island and adjacent flats, to a depth of 35 feet below 
mean low water. The dredged material, approximately 3,000,000 cubic 
yards, to be deposited on the upland and suitably retained thereon 
to prevent its return into the waterway or dumped at an approved 
Government dumping ground under a permit to be obtained from the 
Supervisor of New York Harbor. 


¥SR SVENM aN Az-L0S/ 


2. Public notice concerning the proposed work was issued on 5 
December 1967. The Dept. of Conservation & Economic Development, 
Bureau of Navigation, State of New Jersey, in letter dated 11 January 
1968 sent this office a copy of a permit it issued to the applicant. 
The United States Department of the Interior, Federal Water Pollu- 
tion Control Administration, by letter dated 18 December 1967, states 
it would want the permit to incorporate the following clauses: 


a- All dredging be accomplished in the winter months. 


b. hd disposal area be suitably diked so as to prevent overland 
return of water and floating material to the Kill. 


ce. Any dredged material unsuitable for fill be dumped far 
enough offshore to ensure no return of floating material to New 
Jersey or Long Island beaches. 


d.- The permittee conform.at all times with Federal and State 
Water Quality Standards and other State standards regarding water 
quality. ; 


By letter dated 18 January 1968, the same Department wanted that 
the following clauses be incorporated instead of those listed in 
their letter of 18 December 1967. 


CL VAISP OFNPPYUS HB SLAT TH ul? O4%9 SW Voterawh - 


ae Dredging be accomplished in other than the summer months. 


b. The disposal area be suitably diked so as to prevent a 
return of solids to the Arthur Kill. 


c. Any dredged material unsuitable for fill be disposed of 
in an offshore area so as to insure no adverse effects on the 
beaches of New Jersey and New York. 


D A FORM 2496 REPLACES DD FORM 96, EXISTING SUPPLIES OF WHICH WILL BE 
1 FEB 62 ISSUED AND USED UNTIL 1 FEB 63 UNLESS SOONER EXHAUSTED. GPO : 1968 © - 323-400 


NANOP-E 26 November 1969 
SUBJECT: Application for Permit to Dredge in Newark Bay at 
Shooters Island, Union and Hudson Counties, New Jersey, 
and Richmond County, N.Y. 


d. The permittee conform at all times with Federal and state 
‘water quality standards and other appropriate rules, regulations 
and laws regarding water quality. 


By letter dated 16 April 1968, the U.S. Dept. of Interior states 
that it has no objection to the issuance of a permit, only if the 
permit contains the conditions listed above. 


In letter dated 3 October 1969, the Department of the Interior 
states that it has no objection if the clause relating to the 
time limitation be depleted from the pérmit, but still wants the 
other conditions to be incorporated. 


3. By letter dated 2 April 1969, this office notified the Hudson 
River Staff of the conditions stated by the Department of the 
Interior in its letter dated 16 April 1968, and also the reply 
which was received from the applicant concerning the recommen- 
.dations. The applicant in letter dated 29 April 1968 was requested 
to submit its comments on your recommendations. In letters dated 
20 August 1968 and 14 March 1969, Mr. Guy A. Luttrell, President, 
Transocean Gateway Corporation, stated that a careful review of 
the proposed conditions has been made and they wish to be relieved 
of the restriction against dredging during summer months. Their 
specific reasons for dredging in this period is as follows: 


a. The various dredging contractors with whom we have dis- 
cussed this project propose to give better terms if accomplished 
during the summer months. 


“  b. The overburden of unsuitable materials and debris will 
be removed by clam shélls or dippers, which will not create any 
“pollution or disturbance to surrounding surfaces or areas. The 
material will be placed aboard barges and disposed of at public 
dumping grounds per instructions of the U.S. Corps of Engineers 
Supervisor of New York Harbor. 


c. The suitable material will be suction dredged or with 
other convenient equipment and placed on shore in a workmanlike 
manner to minimize silting or pollution. 


d. If the dredging is stopped in the middle, it will cause 
duplicate mobilization cost and could place the project in 
jeopardy. 


_4. The Water Resources Commission of the State of New York in 
letter dated 24 April 1968, states that it has no objection to the 
issuance of a Federal permit for this project. On 1 September 
1968, a permit was issued to the applicant by the Commission. On 
2 April 1969, the N.Y. State water Commission was advised that 

the applicant cannot abide by the permit limitation concerning 

the time when dredging operations can occur. The Commission, in 
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NANOP-E 26 November 1969 

SUBJECT: Application for Permit to Dredge in Newark Bay at 
Shooters Island, Union and Hudson Counties, New Jersey, 
and Richmond County, N.Y. 


reply to this, by letter dated 1 May 1969, states that the question 
'of time limitation be taken up between the Corps and the Federal 
Water ,Pollution Control Administration. 


5. By letter dated 11 September 1969, the Department of the Army, 
Office of the Chief Engineers, asked that additional information 
pertinent to t®eSease be transmitted to them. Accompanying this 
letter was a copy of a bill which was introduced in the House of 
Representatives by Mr. Murphy of New York. By letter dated 1 October 
1969, NAD, Corps of Engineers replied to the Eigriect. -atacdae that; 


: ae Division concurs with report submitted with the preceding 
indorsement regarding the proposed legislation. 


b. Derelict vessels and deteriorated structures located on 
Shooters Island, will be removed at Federal expense of $1,000,000. 


c. Opinion of this office is that removal of the Island could 
have some navigational benefits; however, the entire removal of 
the island at Federal expense is not considered to be economically 
feasible in the interest of navigation. 


Accordingly, favorable action on the subject bill as written is 
not fecommended since it could result in the expenditure of public 
funds for other than navigational and public interests. It is 
considered that any proposed legislation authorizing the removal 
of Shooter's Island should be limited to expenditure of Federal 
funds for that portion attributed to the benefit of navigation and 
that private and/or local interests be required to contribute the 
remainder of the costs. 


6. By letter dated 7 December 1967, the Department of Marine and 
Aviation, City of New York, states that it would want this Department 
to hold the issuance of the permit in abeyance until the time its 
office issues one. The applicant was notified by letter dated 14 
December 1967, that its application would be held in abeyance until 

a permit is issued by the Department of Marine and Aviation. By 
letter dated 7 December 1967, the NYS Conservation Department. states 
that approval must be obtained from the State Office of General 
Services. 


7. Engineering Division in memo dated 19 December 1967, states 
that there will be no effect on flood control or beach erosion studies 
underway or contemplated by them. 


8. By letter dated 12 December 1967, the firm of Foley & Martin, 
representatives of the Brewer Dry Dock Company, states that it wants 
an extension of time in which to file a protest. Time was extended 
until 19 January 1968, to file a protest. By undated letter, Foley 
and Martin in behalf of their client withdrew any protest if; 


3 
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NANOP-E | 26 November 1969 
SUBJECT: Application for Permit to Dredge in Newark Bay at) 
Shooters Island, Union and Hudson Counties, New Jersey, 


a. Dredging would be completed to a minimum depth of 35' 
below mean low water. 


b. The applicant would be required to conduct the removal 
of all debris and the dredging so as not to release floating and/or 
other material which will be a hazard to navigation and/or nearby. 
shoreside operations. 


9. By letter dated 18 December 1967, the J.M.L. Trading Corp., 
states that it is the owner of Marine Harbor Property, formerly 
owned by Bethlehem Steel Corp., and that it would want an exten- 
sion of time to submit comments. Extension of time to reply was 
extended until 19 January 1968. By letter dated 16 January 1968, 
J.M.L. Trading Corp., states that it opposes the work on the 
grounds that: 


a- The removal of the Island would cause a deep draft approach 
to its property, which in turn would be most disadvantageous to 
the existing marina. 


b. fhe Island acts as a breakwater and if removed a wave 
problem will occur. 


¢c. Silting of the slip would become a problem. 
d. Ice and debris would accummulate in the slips. 
e. Boating at their marina would become less safe. 


10. By letter dated 8 December 1967, the Department of Water 

Supply, Gas and Electricity, N.Y.C., states that it has no 
objections or criticisms. By letter dated 19 December 1967, the 

Port of New York Authority states that the improvements would be 
desirable but that care should be taken so that harm would not 

occur. No other objections or other replies have been received 

from the other. interested parties notified, or as a result of the 
notices forwarded for posting to the Maritime Association of the 
Port of New York, and to the Postmasters at Bayonne, N.J., Carteret, 
N.J., Elizabeth, N.J., Jersey City, N.J., Kearny, N.J., Linden, N.J., 
Newark, N.J., Perth Amboy, Mariner Harbor, Staten Island, New Spring- 
ville, S.I., N.Y., and Port Richmond, S.I., N.Y.. 


11. There are s@ harbor lines established at the locality. The pro- 
posed work witt—net—adversely-aftect—their—futrre—estabiishments— 
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NANOP-E 26 November 1969 
SUBJECT: Application for Permit to Dredge in Newark Bay at 
Shooters Island, Union and Hudson Counties, New Jersey 


12. There is no objection to the proposed work from the standpoint 
of navigation, natural resources, water quality or other factors 
affecting the public interest. It is recommended therefore that 
a permit be granted, subject to the conditions of ENG Form 1721, 


dated June 1968. 


Chief, Permits Branch 


WRC FORM #3 1/66 


> PERMIT NO, ____971-68 _ 
“DAM NOs 9.25002. 


wos) STATE OF NEW YORK | 
~ 2  Y WATER RESOURCES COMMISSION 
~ CONSERVATION DEPARTMENT 


Amexican Export Industries, Inc. 


26 Broadway, New York, New York 10004 


: residing at 


is hereby permitted to: 


OB SDRE FOR SR IGEN NEE REN MERE EAIEEEK (dredge) MUMEGIGG 
“In Newark Bay 


Located in County Richmond 


—__ Town 


New York City 


SS by 


carrying out the following works: Remove 3,000,000 cubic yards of fill material from Shooter's 


Island, to be deposited 
_ New York. : : 


on_upland owned by applicant at Howland Hook, Staten Island, 


Newark Bay at Shooter's Island. 


Section of stream to which this permit applies 


Se 
Note: (a) This permit does not relieve the permittee of responsibility. for damages to riparian owners cr others.” ; 
(b) If the structure or work herein authorized is not completed on or before 3ist day of 
December = ,19 68 this permit, if not specifically extended, shall cease and be null and void. 


_ CONDITIONS 


1. The permitted work shall be subject to inspection by 


an authorized representative of the Water Resources Com- 
mission who may order the work suspended if the public 
interest so requires. 


_ 2. The permittee snall file in the office of the Local Per- 
mit Agent a notice of intention to commence work at least 
48 hours in advance of the time of commencement and shall 
also notify him promptly in writing of the completion of the 
‘work. 


8. As acondition of the issuance of this permit, the ap- 
plicant has accepted expressly, by the execution of the ap- 
plication, the full legal responsibility for all damages, direct 
or indirect, of whatever nature, and by whomever suffered, 
arising out of the project described herein and has agreed to 
indemnify and save harmless the State from suits, actions, 
damages and costs of every name and description resulting 
from the said project. BAe 


4. Any material dredged in the prosecution of the work 
herein permitted shall be removed evenly, without leaving 


large refuse piles, ridges across the bed of the waterway, or 


deep holes that may have a tendency to cause injury to 
navigable channels or to the banks of the waterway. 


5. Any material to be deposited or dumped under this 
permit, either in the waterway or on shore above high-water 
mark, shall be deposited or dumped at the locality shown on 
the drawing hereto attached, and, if so prescribed thereon, 


within or behind a good and substantial bulkhead or bulk- © 
heads, such as will prevent escape of the material into the 


waterway. = 


6. There shall be no unreasonable interference wit : 


navigation by the work herein authorized. ; ls 
9, That if future operations by the State of New York 


‘require an alteration in the position of the structure or 


‘ work herein authorized, or if, in the opinion of the Water 
Resources Commission it shal] cause unreasonable. obstruc- . 


‘tion to the free navigation of said waters or endanger the 
health, safety or welfare of the people of the State, or loss 


or ge 


or destruction of the natural resources of the State, the 
owner may be ordered by the Commission to remove or alter 


_ the structural work, obstructions, or hazards caused thereby 


without expense to the State; and if, upon the expiration or 
revocation of this permit, the structure, fill, excavation, or 
other modification of the watercourse hereby authorized 
shall not be completed, the owners shall, without expense to 
the State, and to such extent and: in such time and manner 
as the Water Resources Commission may require, remove 
all or any portion of the uncompleted structure or fill and 
restore to its former condition the navigable capacity of the 
watercourse. No claim shall be made against the State of 
New York on account of any such removal or alteration. 


8. That the State of New York shall in no case be liable 
for any damage or injury to the structure or work herein 
authorized which may be caused by or. result from future 
operations undertaken by the State for the conservation or 
improvement of navigation, or for other purposes, and no 
claim or right to compensation shall accrue from any such 
damage. 


9. That if the display of lights and signals on any work 
hereby authorized is noi otherwise provided for by law, such 
lights and signals as may be prescribed by the United States 
Coast Guard shall be installed and maintained by and at the 
expense of the owner. 


10. All work carriea out under this permit shall be per- 
formed in accordance with established engineering practice 
and in a workmanlike manner. ¥ | : : 

11. This permit shall not be construed as conveying to 
the applicant any right to trespass upon the lands of others 
to perform the permitted work or as authorizing the impair- 


_ment of any right, title or interest in real or personal prop- 


ery held or vested in a person not a party to the permit. 


12. Nothing in this permit shall be deemed to affect the 
responsibility of the permittee to comply with any applic- 


_able Rules and Regulations of the U.S. Army.Corps of Engi- 
neers or any other governmental agency having jurisdiction.” 
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; Other Conditions: : 
Dredging be acconplis shed: in sorhes thea: the summer months. 


The disposal area _be suitably diked so_as to prevent a return of solids t to. “the 


_Arthur Kill. 


Any dredged material uacuitable for: LLL. ‘be disposed of in an offshore area so_ 


‘The permittee conform at all pines with "Federal. and State water quality standards 


and other appropriate rules, regulations and Lays regarding MGERY po quat ibys. 


: The i issuance of this permit certifies that it is not contrary to the public interest that the proposed Works be dees 
The applicants in accepting this permit signifies his agreement to abide by the conditions set forth above. 


Application Date _.. December 21, 1967 Expiration Date . 


December 31, 


Permit Issued ApYil 24, 1968  . 
By S/ Te P. Curran ae _State Cangue 31s ereeny New York 122 
Central (Permit Ret ) ; 


A. maccutae (2) yee 
N.Y. District Corps of Engineers 
Mr. Grossman 
Mr. Kamp 
.i Mr. Jennings _ 
‘Mr. Bennett 
Mr. McCabe 
Mr. Parker 
Mr. O'Brien 
Mr. Redmond 
pent: of Marine & RitsttonS N.Y.C. 
City Planning Commission, N.Y¥.C, 
State of New Jersey, Conservation Dept. 
Mes MP it " Health Dept. 
Mr. S. A. Dole 


